FORM 


For: Masonry Restoration - Old Burying Ground/Mt. Pleasant Cem rteay (Bid# 

Proposal (BID) of ^^^^\^ fLr^lSr^ail^gBHlder”) 

acorporation,organizedandexistingunderthelawsofdie Commonwealtii of Massachusetts, 
doing business as (corporation, proprietorship, partnership) to the TOWN OF ARLINGTON 
hereinafter called "Owner". Gentlemen: 


A. The Bidder, in compliance with your invitation fm bids f«w Masonry Restoration - Old Burying 
Ground/Mt. Pleasant Cemetery, Arlington Massachusetts, having examined the plan and 
specifications with related documents and the site of the proposed project including the 
availability of materials and labor, hereby proposes to furnish all labor, materials and supplies, 
and to construct the project in accordance with the Contract Documents, witiiin the time set forth 
therein, and at the prices stated below. These prices are to cover all expenses incurred in 
performing the work required under the Contract Documents, of which this proposal is a p<ut. 


Bidder hereby agrees to commence work under fiiis Contract on or before a date to 
be specified in the written "Notice to Proceed" fi’om fee Owner, and to substantially 
complete the work by Decembo-1,2020, or whenever winto" conditions preclude fiirthCT 
conpietion of exterior masoniy weak, whichever date is later. The Bidder further agrees to 
pay as liquidated damages, fee sum of $100.00 for each consecutive calendar day 
thereafter that the works remains incomplete, as provided in fee Instruction to 
Bidders, Modifications to General Conditions. Required completion dates are as 
follows: 

B. Bidder acknowledges receipt of fee following addendum: 

Dated 7Z 

C. Bidder agrees to perform all work described in fee specifications and shown 
on fee drawings, for the following lump sum price of: 



1. Base Bid Contract Price: 




^ ■Z.7S^oc)0 







the form of_^is submitted herewith in accordance with the INSTRUCTION FOR 

BEDDERS and is to become property of the Owner in the event the Contract and bonds are 
not executed wi thin the time above set forth, as liquidated damages for foe delay and 
additional expense to foe Owner caused thereby. 


3. 


The Bid does not include premiums on Perfonnance/Labor and Matwials Bond. 
Cost of required Bond Premiums (for base bid and anv and all al temales'l: 


BondPremiums Add $_ 



4. Alternates 

This bid includes Alternates as follows: 


ADP Alternate No. l(CBGHiase2WaIIc 



doUars and 


cents 




} 



D, If foe Bid is accepted by foe Owner, the undersigned agrees to complete foe entire work 
provided to be done under foe contract witbin foe time stipulated by the Owner. 


E. The undersigned agrees foat for extra work, if any, performed in accordance with foe 
AGREEMENT, he will accept compensation as stipulated therein in full payment for such extra 
work. 

F. Bidder understands that foe Owner reserves the right to reject any and all bids. 

G. The undersigned hereby agrees that he will not withdraw foe Bid within sixty (60) 
consecutive calendar days after foe actual date of foe opening of pids and foat, if the 
Owner accepts this Bid, foe undersigned will duly execute and acknowledge foe 
required Contract Bonds wifoin 10 days after notification foat foe AGREEMENT is 
ready for signature. 

H. Should foe undersigned fail to fulfill any of his agreements as here in before set forth, the 
Owner shall have foe right to retain as liquidated damages foe amount of foe Bid security, 
which shall become foe Ovmer/s property. If a bid was furnished as bid security, it is 
agreed foat foe amoimt thereof shall be paid as liquidated damages to foe Owner by foe 
Surety. 
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1. The Undersigned certifies under penalty of peijury that this Bid is in all respect bcna fide, 
fair and made without collusion or fiaud wifii any other person. As used in this subsection the 
"person" shall men natural person, joint venture, partnership, corporation or otiicr business 
or legal entity. 


J. 


K, 


The undersigned certifies that he is able to fiimish labor that can work in harmony with 
aU with all laws and regulations applicable to awards made subject finty-fbur A. 


1. Have been in business under the present name for 23 

2. Ever failed to complete any work awarded?_ 


vears. 


Ifyes, explain: 




3. Bank Reference: 





The Bidder is required to state below all work he/she and his/her subcontractors (if 
subcontractors are to perform substantial portions of the work) has competed within the past 
5 years of a similar character and value to that of the work included in the proposed Contract 
and to give references that will enable the Owners to judge tije Bidder’s experience, skill and 
business standing. The Bidder is required to list a minimum of 3 completed projects that are 
comparable in scope, complexity and value. For each project, include the name, location, 
type, date complete, construction value and owner contact. 


_ ^ 

fc 

^ iJn 



- ---V 



^Ai A'Iac 






(add supplementary page if necessary) 


L, The Bidder is required to state below all coDStruction projects be/she currently has 

under contract. For each project, include the name, location, type, scheduled completion 
date, construction value and owner contact. _ . —^ 


uofeii 







^ _ ^£x l(~j^ i 



i \ r 




J 




( 



M. The undersigned bidder hereby certifies that the tools and equipment required to meet the 
specified requirements of the Contract document, will be utili^d in the pafirnnance of the 
work. 


N. The undersigned further certifies under the penalty of pequry that the said undersigned is 
not presently debarred fi'om doing public construction work in the Commonwealth of 
Massachusetts xmder the provisions of sectirm 29F, or any other ^^licable debarment 
provisions of any other chapter of the General Laws or airy rule or regulation declared 
there under. 


O. The undersigned bidder hereby certifies he/she will conqrly with the minority woricforce 
percentage ratio and specific affirmative action steps contained in tfie EEO/AA provisions 
of the Contract, including compliance with MinarityAVomeq Business Enterprise as 
required under these contract provisions. The contractor receiving the award of the Contract 
sbali be required to obtain fi’om each of its subcontractors a copy of its bidder's certification 
and submit it to the contracting agency prior to the award of such subcontract, regardless of 
tier, that it will comply with the minority workforce ratio and specific affirmative action steps 
contained in these EEO/AA contract provisions. 




Date: l 

C 

Name of General Bidder 


Name and Title ofPersoQ*Signing 


- 





■jf’> 


Bond Business Address 


Please provide a price per lineal foot (LF) for resetting stone wall base to I'O" below lowest 
finish grade adjacent to wall: 

I _{$} / Lineal Foot 


Please provide a price per lineal foot (LF) for resetting brick masonry wall base to I’O" below 
lowest finish grade adjacent to brick masonry wall. 


($) / Lineal Foot 



Please note these unit costs will be used to calculate the value of work, as dictated by actual 
field conditions, for purposes of both Change Orders and/or Change Order Credits relative to the 
base bid quantity assumptions noted in the preceding table. These unit costs are not used for 
purposes of bid award, but must be included with the bid form. 




Town of Arlington 

Equal Opportunity Advisory Committee 

730 Massachusetts Avenue, ARLIN6TW, MA 0*476 
Phone 0780316-3120 Fax: (781)316-3128 


Thicia O'Donoghue, Chair 
Barbara boltz 
auqusta havdock 
Jack Jones 

CARYN COVE MAIAOY 
Equal oppORTUNmr Officer 


CONTRACTOR CERTIFICATION 

During rile perfbmiance of the Contract, the Contractor and aU subcontractors (hereafter 
collectively referred to as “the Contractor”) for a town construction contract or town assisted 
construction contract, for hiip/hersel^ hisAer assignees and successors in interest, agree to 
comply with all applicable equal employment opportunity, non-discrimination and affirmative 
action requirements, including but not limited to the following: 

The Contractor shall comply with the provisions of Town of Arlington Bylaws, Anti- 
Discrimination policies and Chapter 151B of the Massachusetts General Laws, as amended, and 
all other applicable a nt i- disfyiminatinn and equal opportunity laws, all of vihich are herein 
incorporated by reference and made apart of this contract. 

In connection wirii the performance of work under this contract, the Contractor shall undertake, 
in good fairii, affirmativ e action measures to eliminate any discrimioatory barrier in the terms 
and conditioDS of employrnfflitonriie grounds of race, color, religious creed, national origin, sex, 
gender identity, sexual orientation, age, genetic Infonnation, ancestry, children, marital status, 
veteran status or memb^ship in the armed service, the receiving of public askance, and 
handicap Such affirmati ve action measures shall entail a list of positive and aggressive 
measures which shall inclu de but not be limited to, advertising employment opportunities in 
minority and other community news media; notifying minority women and other community- 
based organizations of employment opportunities; maintaining a file of names and addresses of 
each worker referred to the Contractor and what action was taken concerning such worker; and 
notifying tbi.s Committee in writing when a union with whom the Contractor has a collective 
bargaining agreement has fyied to refer a min ority or woman worker. 

The Contractor shall submit to the Equal Opportunity Advisory Committee, throu^ the 
Purchasing Director Domenic Lanzillotti, the following Contractor’s Certification with all 
attachments. The Contractor’s Certification will be reviewed by tiie Committee and will inform 
the Contractor of any deficiencies to be corrected. 


As adopted September 2016 







CONTRACTOR CERTIFICATION 



certifies that they: 


(Contractor Name) 


1. Will not discriminate in their employment practices. 

2. Intend to use, if General Contractor, the following listed construction trades in the work 



3. If Trade Subcontractor, will provide the fisliowing work under the contract: 


4. WiU make good faith efforts to comply with the minority employee and women 
employee workforce participation ratio goals of the Town of AiUngton and the 
Commonwealth of Massachusetts and specific affirmative steps contained herein; andto 
provide evidence of its good faith efforts . Attached hereto, please find: 

A. Employment Opportunities advertised in: 


B. Notification to Minority/Women/Community based Organizations such as: 


As adopted Septembef 2016 









As 8(l<^te(l September 2016 





Contractors » Equipment Rentals 



Tennis Courts 


Owner: OCR 

Project: Tennis Court Reconstruction & Surfacing 

Location: Various Locations 

Class of work: Tennis court reconstruction and surfacing. Excavation, resurfecing, mstaliation of gravel base 
Fine grade, resurface of existing courts, reclamation. Tree removal, fence installation, color coating and line 
painting 

Completion: 2015 

Contact: Bill Caputo 617 908-3885 

Owner: OCR 

Project: Tennis Court Reconstruction 8t Surfacing 

Location: Tenean Beach Dorchester, Lake Ave Worcester, Constitution Beach Winthrop 

Class of work: Tennis court reconstruction and surfacing. Excavation, resurfocing, installation of gravel base 

Fine grade, resurface of existing courts, reclamation, Tree rerrroval, fence installation, color coating and line 

painting 

Completion: 2012 $608,000.00 

Contact: Mark McClain 617 626-1250 


Page 10 of 10 













mail.com 



617 212-5117 _ 

Owner: City of Chelsea 

Project: Roadway improvements. 

Location: Various Locations Chelsea, MA 

Class of Work: Concrete sidewalks, granite curb installation and road reconstrucHcm 
Completion: 2014 $1,500,000.00 


Contact: Andy Descantics 617-466-4206 



City of Newton 

Hammond pond parkway Improvements 
Hammond pond parkway City of Newton 
Site improvements 
2014 $600,000.00 

Brian Pendleton 508-320-6709 



City of Boston Public W/orks Dept. 

\West Roxbury High School Improvements 
W. Roxbury HS Educational Complex 
Site Improvements 
2014 $800,000.00 

Dan Murphy 617-719-6018 
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Owner: DCR 

Project: Massasolt State Park Site Work & Utilities 

Location: Massasolt State Park East Taunton, MA 

Class of Work: Supply & Install 9,000 Square Foot New Playground including poured in place safety surface, new 
play equipment and new site furnishings. Install 53 New Water Senricss, tap off of existing water main & extend 
Section of Water Main in Camp Site Areas. Replace 6" &8" Valves on Existing Live Water Mains & replace valves on 
existing water services to Comfort Station Buildings. Install 4 New Yard Hydrants, tap off of existing water main. 
Septic System Repairs. Install new Septic System along with pump chamber and 2 pumps and control panel. 
Extensive Reclamation, New Construction and Paving of Roadways & Paridng Lots. Installation of 53 New Electrical 
Services and RV Pedestals, underground conduit. Installation of secondary power to Comfort Station Buildings, 
underground conduit. Extensive Tree Pruning & Removal. Installation of Wood Guardrail. Various ADA 
improvements to campsites and Contact Station. Various site furnishings installed including fire rings, pioiic tables 
& benches 

Completion: 2018 $3,214,587.46 

Contact: Paul Botelho DCR Resident Engineer Phone; 617 71S-7372 Daul.botelho@state.m3.us 

Brandon Kunkle Weston S Sampson Designer 617-960-6977 Kunl(eip@wseinc.com 


Owner: Boston Public Schools & Boston Water & Sewer Commission 

Project: Green infrastructure Improvements at the Washington Irving School 

Location: Washington Irving School Roslindaie. MA 

Class of Work: Green infrastructure project. Constructed Bio Swales S Bio Retention Areas. Constructed 
outdoor class room. Constructed synthetic turf field with running track. Extensive landscaping and plantings. 
Extensive drainage system including ground water recharge system. Extensive parking lot reconstruction both by 
reclamation and full depth construction and new bit cone paving. Curbing installation, Permeable paver 
installation. Fence installation and various site furnishings. Concrete stair and wall repairs. Metal hand rails. 
Extensive granite stair repairs/reconstruction. 

Completion: 2013 $1,465,000.00 

Contact: Ell Semaan BPS 617 293-3916 esemaan@bostonpublicschools.org 

Kate England BWSC 617-989-7420 englandk@bwsc.org 
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Contractors . Equipment Rentals 


92 Stony Brook Rd Bellnont. MA 02478 


617 212-5117 


garvtasco®eiT>ail.com 


References 


Table of Contents: 

Parks & Playgrounds Pa2~4 
Sidewalk & Curbing Construction Pa 5 
Road Re-Construction Pa 5 &7 
Tennis Courts Pa 8 

****MA dot Pregualified Contractor**** 
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ASCO CONSTRUCTION, INC. 

Contractors • Equipment Rentals 



Owner: City of Boston Parks and Recreation Department 


Defillipo Playground 


Location: 135 Prince St North End Boston 

Class of Work: Reconstruction of park and playground. Cast ir» Place Cwicrete Curbirtg. Concrete Flatwork, 
Asphalt Paving, Tree Planting, Playground Equipment Installed, Poured In Place Safety Surfedng & Drainage System 


Completion: 2013 $394,000.00 

Contact: Cathy Baker-Eclipse 617-961-3058 


Owner: Commonwealth of Massachusetts 

Project: Mary O'Malley & Dillboy Playgrounds 

Location: Boston, MA 

Class of Work: Reconstruction of park and pla^round. Landscaping, New Playground Equipment, Site 
Furnishings, Landscaping, Curbing, Sidewalks, Demolition, Traffic ConUol. Utilities & Roadside Development and 
Signage. 

Completion: 2006 $460,000.00 

Contact: Matt Thurlow 617 622-1250 








JaSCO construction^ INC. 

ContrBctors » Equipment Rentals 


92 Stony Brook Rd Belmont. MA 02478 

617 212-5117 _ garvta&co@emall.com 

Owner: City of Chelsea 

Project: Improvements to Quigley Playground 

Location: Essex St &Shurtleff St Chelsea, MA 

Class of Work: Demolition of miscellaneous park elements, Installing rotating net dimber, bituminous concrete 
walkway paving, concrete paving, poured in place safety surfacing, chain link fendng signage, big belly trash 
compactors, planting and sodding, bit cone color coating & graphics, irrigation system 
Completion: 2015 $270,000.00 

Contact: Clara Batchelor 617 945-9760 clara@cbaland.com 


Owner: 

Project: 

Location: 


City of Waltham Parks & Recreation Dept. 
Improvements to the Pond End Tot lot 
93 Winter St Waltham, MA 


Class of Work: Demolition of miscellaneous park elements. Installing playground equiprrwnt & site furnishings 
supplied by the Owner, bituminous concrete paving, concrete paving, safety surfacing, granite curbing, concrete 
curbing, chain link fencing, guardrails, signage, drainage structures, infiltration chambers, birdhouses, trash 
compactors, planting and seeding & contaminated soil removal 
Completion: 2014 $448,000.00 

Contact: Jimmy LaCrosse 781314-3371 jlacrosse@city.waltham.ma.us 


Owner: City of Attleboro, MA 

Project: Fred E Briggs Playground Improvements 

Location: 36 East St Attleboro, MA 

Class of Work: Installing playground equipment, wood fiber playground surfacing, basketball court pavement & 
markings, pre-fabricated shade shelter, correrete pavements, site furnishings, fendng, signage, landscaping, 
irrigation, and water utilities. 

Completion: 2014 $306,000.00 

Contact: Tim Wong Waterfield Design 781756-0001 tvrt»ng@wdgrp.com 


Owner: City of Quincy Parks & Recreation Dept. 

Project: Reconstruction of Faxon Park Playground 

Location; 67 Faxon Park Rd Quincy, MA 

da.s.s of Work: Reconstruction of a children's playground including paving, site furnishings, granite curb, 

wood guardrail, new drainage system, playground equipment, site furnishings, poured in place safety surfacing & 
ledge removal. 

Completion: 2014 $270,000.00 

Contact: Chris Cassani 617 376-1253 ccassani@quincyma-gov 
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Contractors • Equipment Rentals 


92 Stony Brook Rd Belmont. MA 02478 

617 212-5117 ___ Earvtasco<S)email.com 


Owner: 

Project: 

Location: 

Class of Work: 
paving 
Completion: 
Contact: 


City of Chelsea 

Replacement of Cement Concrete Sidewalks Various Locations 
Various Locations Chelsea, MA 

Remove & replace concrete sidewalks, R&R granite curb, concrete whed chair ramps, bit cone 
2014-15 $1,350,000.00 

Bert Taverna 617 828-7332 BTaverna@chelseaina.gov 


City of Boston Public Facilities Dept 
City Hall Plaza Accessible Route 
City Hall Plaza Boston, MA 

Created an accessible route through city hall plaza. Concrete wf>eel chair ramps, brick, colored 
asphalt and concrete sidewalks. 

Completion; 2013 $543,000.00 

David Biancavilla 617-896-4347 DBianc3viltalSBSCGroup.com 


Owner: 

Project: 

Location: 

Class of Work: 


Contact: 


Owner: 

Project: 

Location: 

Class of Work: 

Completion: 

Contact: 


City of Lowell 

2013 WCR a Sidewalks 
Lowell, MA 

Concrete Sidewalks, HCR, R8tR Curbing, Bit Cof»c Paving, reset parking meters. 

2014 $307,000.00 

Joe Cady 978 674-1212 JCadv@lowe(lma-gav 


Owner; 

Project: 

Location; 

Class of Work: 

Completion: 

Contact: 


City of Quincy 
Sidewalk Repairs Phase 3 
Various Locations Quincy, MA 
Asphalt & Concrete Sidewalk Repair 
2014 $230,000.00 

Dan Giannandrea 617 376-1938 dglannandrea(g>QUincvma-gov 







92 Stony Brook Rd Belmont. MA 02478 


617 212-5117 




mail.com 


Sidewalk & Curbing ConstructionProi^ts 


Owner: Southeastern Regional Service Group (SERSG) 6 Park Row Mar>sfield, MA 02048 serse^serse-Oi 

508-851-6441 Moira Rouse Administrator for SERSG 
Project: Sidewalk Construction & Setting of Curbs 

Location: Various Towns Including: Abington ($74,198.88), Bridgewater ($112,622^2), East Bridgewater 

($175,549.09), Milton ($645,827.82), Sharon ($1,723,524.92) & West Bridgewater (107,495.00) 

Class of Work: Remove & replace bit cone and concrete sidewalks, R&Rand new granite curb, concrete wheel 
chair ramps, and associated work. 

Completion: 2017-2019 $2,839,217.93 

Contact: Ron Ladue Town of Bridgewater Rladuel5>brideewaterma-ore 508-697-0931 

John Haines Town of East Bridgewater ihainesg>ebmass.com S08-378-1619 

Chris Trudel Town of Milton ctnjdet@townofmilton.org 617-898-4973 

Mike Texiera Town of Sharon MTeb(eira@townofsharon.ore 781-784-1525 


MTeb(eira@townofsharon.ore 


Shawn Anderson Town of West Brideewater sanderson@wbridBewater.com 508-894-1217 


Owner: Metropolitan Area Planning Council (MAPC) 

Project: Sidewalk Construction a Setting of Curbs 

Location: Various Towns including: Braintree ($1,246,148.00), Milton ($1,369,622.72), Scituate 

($157,854.00), 

Class of Work: Remove & replace bit cone and conaete sidewalks, RaR and new granite curb, concrete wheel 
chair ramps, and associated work. 

Completion: 2018-2020 $2,773,624.72 

Contact: John Morse Town of Braintree imorse@braintreema.eov 781-794-8010 

Chris Trudel Town of Milton ctrudel@townofmilton.ore 617-898-4973 


Mike Breen Town of Scituate 


781-545-8734 
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92 Stony Brook Rd Belmont. MA 02478 

617 212-S117 ___ gatvtasco@email.com 

Owner: OCR 

Project: Drainage Improvements 

Location: Various Locations 

Class of Work: Concrete Work, Bit Cone Work, Drainage pipe r^irs, drainage smjchjre repairs and adjustment, 
catch basins repairs & culvert repairs and construction. 

Completion: 2015 $3,800,000.00 

Contact; Tom Volton 339-368-2930 


Class of Work: 
Completion: 


MassDot 

Rebuilding of catch basins at various locations 
Various Locations 

Manhole and catch basin adjustment and rebuild 
2015 $765,000.00 

Bill Pelletier 617 279-7219 


Owner: Umass Lowell 

Project: Umass Lowell North Campus Bus Stop 

Location: 265 Riverside St Lowell, MA 

Class of Work: Construction of a new bus stop. Demolition of existing landscaping and pavement, the 
installation of bituminous asphalt paving, striping, site lighting, landscaping, concrete sidewalks, curbing, curb cuts, 
and a stormwater management system. The Installation of new bus shelters, benches, trash receptacles. University 
Emergency Phone Kiosk, Loading Dock Pedestrian Alert System and the power, data and telecom infrastructure to 
support the aforementioned systems. 8" CLDl Water Line. 

Completion; 2014 $1,015,000.00 

Contact: Dominic Rinaldi 617 896-4386 drlnaldlt5tbscgroup.com 

Owner: Boston Housing Authority 

Project: Courtyard Improvements at Old Colony Development 

Location: Old Colony Development South Boston, MA 

Class of Work: Reclaimed 6 Existing Asphalt Courtyards. Re-graded the site for drainage and accessibly. New Bit 
Cone Sidewalks & Driveways. New concrete dumpster pads with fencing & gates. New larulscaping. New Site 
Furnishings. New curb cuts In the existing city sidewalks. 

Completion: 2014 $587,000.00 

Contact: Randi Holland Project MGR BHA 617 988-4503 randi.hollandg»bostonhouslr>e.ore 
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92 Stony Brook Rd Belmont. MA 02478 

617 212-5117 ___ garvtascQ(S)email.com 

Road Re-Construction 


Owner: 


OCR 


Project: Massasoit State ParkSite Work & Utilities 

Location: Massasoit State Park East Taunton, MA 

Class of Work: Extensive Reclamation, New Construction and Pawng of Roadways & Parking Lots. Supply & 
Install 9,000 Square Foot New Playground including poured in place safety sur^e, new play equipment and new 
site furnishings. Install 53 New Water Services, tap off of existing water main & extend Section of Water Main in 
Campsite Areas. Replace 6" & 8" Valves on Existing Live Water Mains & replace valves cm existing water services 
to Comfort Station Buildings, install 4 New Yard Hydrants, tapoff of existing water main. Septic System Repairs. 
Install new Septic System along with pump chamber and 2 pumps and control panel. Extensive Reclamation, New 
Construction and Paving of Roadways & Parking Lots. Installation of 53 New Electrical Services and RV Pedestals, 
underground conduit. Installation of secondary power to Comfort Station Buildings, underground conduit. 
Extensive Tree Pruning & Removal. Installation of Wood Guardrail. Various ADA improvements to campsites and 
Contact Station. Various site furnishings installed including fire rings, picnic tables & benches 
Completion: 2018 $3,214,587.46 

Contact: Paul Boteiho DCR Resident Engineer Phone; 617 719-7372 paul.botelho@state.ma.us 

Brandon Kunkle Weston & Sampson Designer 617-960-6977 KunkelB#wseinc.com 


Owner: OCR 


Project: Greenough Blvd Greenway Expansion 

Location: Greenough Bivd Watertown / Cambridge 

Class of Work: 1 Mile of Multi Use Pathway along the Charles River & associated landscaping and site 
furnishings. Mill & Overlay entire roadway. Upgrades to lighting & traffic signals. 

Completion: 2016 $2,404,168.07 

Contact: Walter Mulligan 617 438-1744 


Owner: Boston Housing Authority 

Project: Courtyard Improvemerits at Mary Ellen McCormack Development S. Boston 


Location: Mary Ellen McCormack Development S. Boston 

Class of Work: Reconstruct 6 Courtyards for ADA Compliance which included, bit cone removal, grading, bit cone 
walkways & concrete sidewalks. Installed new concrete stairs and metal handrail. Various landscape improvements 
Including trees and lawn areas. Various drainage Improvements. 

Completion: 2017 $585,259.00 

Contact: Randi Holland Project MGR BHA 617 988-4503 randi.hollandObostonhousing.ore 
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